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CHAPTER I 


INTRODUCTION 

A variety of measures have been and are being taken from time to 
time to help solve the food problem of our country. The establishment 
of Central Mechanised Farm, Suratgarh in August 1956. covering a gross 
area of roughly 30,000 acres in Rajasthan under the direct control of 
the Central Government is yet another project launched with the same 
objective in view. This Farm set up with the aid of a composite unit of 
agricultural machinery and equipment received as gift from the Govern¬ 
ment of U.S.S.R. has kept on making steady progress right from its 
inception to-date and has nearly achieved its principal objective, namely, 
production and multiplication of improved seeds. 

2. Encouraged by the success achieved at the Central Mechanised 
Farm, Suratgarh and in the context of the important role played by State 
Farms in U.S.S.R. in the building up of large stocks of foodgrains, the 
Cabinet took a decision in February 1959 to appoint a small committee 
of experts to examine in detail the economics of large State-owned farms 
in the light of the experience gained at the C.M.F., Suratgarh with a 
view to setting up more such farms elsewhere in the country on the pattern 
of the Central Mechanised Farm, Suratgarh. Such an examination in 
consonance with the objective aimed at, has necessarily to take into 
accoudt, among other things, initial capital outlay 6n buildings, machinery 
and equipment, availability of large compact blocks of land with adequate 
irrigation facilities or potentiality for immediate development of Such 
facilities. 

3. Pursuant to the Cabinet's decision referred to above, the Ministry 
of Food and Agriculture (Department Of Agriculture) appointed in 
August 1959, a Committee composed of the following officials and non¬ 
officials under the Chairmanship of Shri K. R. Damle, Secretary in the 
Department of Agriculture: 

1. Shri Nawab Singh, Adviser, Planning Commission. 

2. Shri Joginder Singh, Member of Parliament. 

3. Shri Kanwar Sain, Chairman and Administrator, 

Rajasthan Canal Board. 

4*. Dr. B. N. Uppal Agricultural Commissioner, Indian Council of 
Agrfciiltural Research. 
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5. Maj. Genl. T. Mahadeo Singh, General Manager, Central 

Mechanised Farm, Suratgarh. 

6. Dr. P. S. Lokanathan, Director General, National Council of 

Applied Economic Research, New Delhi. 

•Succeeded by Dr. J. S. Patel. 

The terms of reference of the Committee, as indicated in the orders 
(Appendix I) regarding its appointment are reproduced below: 

(i) to consider in detail the economic of operation of State-owned 

mechanised farms in the light of experience obtained in the 
case of Suratgarh Farm' taking into account all the relevant 
factors such as the cost of machinery, development of land, 
construction of essential buildings, running expenses, etc.; 

(ii) to submit proposals for the setting up of new State Farms tak¬ 

ing into account the availability of land and irrigation 
facilities, giving separate financial forecasts of seasonal and 
perennial irrigation; and 

(iii) To consider any other relevant matter that might be placed 

by the Government of India before the Committee. 

The Committee was required to submit its report within a period of 
three months from the date it began its investigations. This has, how¬ 
ever, not been possible due to various reasons which will be briefly 
mentioned in the latter part of this report. 

4. In order to make the task of the Committee easy, enquiries had 
already been made from all States with the exception of Union Territories 
and the two States of Assam and Jammu and Kashmir in regard to the 
availability of suitable compact blocks of land answering the following 
essential requirements:— 

(a) Adequate irrigation facilities: 

(b) Compactness of the area; 

(c) Ready availability of land for cultivation; 

(d) Soil and terrain with a view to ensuring effective utilisation of 

machinery throughout the year; 

(e) Adequate means of communications; and 

(f) Proximity to established markets for disposal of Farm produce. 

The reasons for excluding the Union Territories and the States of 
Assam and Jammu and Kashmir seem to be the improbability of locating 
large compact blocks of the required size in the mountainous or sub- 
mountainous region wtjere Assam, and Jammu and Kashmir happen to 
be located and the comparatively small size of the Union Territories. 
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5. As per our terms of reference, we now proceed to examine the 
economics of large State-owned farms in the light of the experience gained 
hitherto at the Central Mechanised Farm, Suratgarh. Before we com¬ 
mence this examination, we would like to draw attention to the fact 
that the final result derived from our analysis of the economics of the 
.Suratgarh Farm should not be made the sole criterion to determine the 
remunerative aspect of such farms as may be located at sites having ideal 
conditions. This Farm, it may be pointed out, has hitherto been run 
largely on non-perennial irrigation, perennial irrigation having been 
made available through a system of lift irrigation for a small area of only 
about 3.000 acres and that too from the year 1958 onwards. 

6. The gross area of the Central Mechanised Farm, Suratgarh is roughly 
30,000 acres of which 22,000 acres are earmarked for cultivation, 2-000 
acres for orchards, 1,500 acres for animal husbandry schemes and the 
balance of 4,500 acres is accounted for by sand dunes, roads, buildings, 
channels, etc. The total capital investment on the Farm, including the 
cost of the gift machinery would be of the order of Rs. 227 64 lakhs of 
which a large component of Rs. 118 00 lakhs is accounted for by buildings 
both residential and non-residential. The balance of Rs. 109-64 lakhs 
is made up of Rs. 95 00 lakhs for machinery plus Rs. 2 lakhs being the 
likely cost of foundation stock for projected schemes of animal husbandry, 
Rs. 10 00 lakhs for land development including reclamation and Rs. 2 64 
lakhs towards compensation paid to the owners/lessees displaced from the 
occupied area. The last mentioned figure of Rs. 2 64 lakhs includes a 
sum of Rs. 1-55 lakhs paid as compensation for kutcha houses, wells, tanks, 
etc. owned by the persons displaced from the occupied area. Spreading 
the total capital investment on the area of 25,000 acres utilised for pro¬ 
duction activities the investment per acre works out to Rs. 900/-. The 
share Of capital investment accountable towards ‘Land Development’ in 
this particular case is considerably low, because of the fact that very little 
of what is termed as heavy reclamation work was required to be under¬ 
taken in the Farm area. The land under the Farm was fairly even and 
flat and some growth of scrubs, thorny bushes existed only in a small 
section of the farm area. In areas where reclamation involves clearance 
of thick jungle growth, the cost of reclamation, judging from the experi¬ 
ence of Central Tractor Organisation will vary from Rs. 250 to Rs. 300 
per acre. 

7. Examining the normal running expenses incurred at the C.M.F. 
Suratgarh we find that they have increased with the expansion of fartning 
operations over larger areas from year to year. The increase in the 
running expense is not directly proportional to the increase in the cul¬ 
tivated area for the obvious reason that overheads like expenditure on 
administrative and supervisory staff do not go up in the same proportion; 
a-ather, these remain more or less constant. During 1959-60, when roughly 
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90% of total cultivable area hacl been brought under crops, the running 
expenses amounted to Rs. 2100 lakhs. We estimate that the running 
expenses, when the farm is fully developed, will work to Rs. 36 00 lakhs. 
Thereafter there will be only nominal increases resulting from grant of 
annual increments to staff drawing pay in time scales of pays Our 
estimate is that the operational expenses will revolve round a figure of 
Rs. 175/- per acre. The details of the running expenses given in 
Appendix II can be regarded as fairly realistic, allowing a margin of 5% 
for fluctuations. It will be seen that the expenditure on staff represents 
33-1/3% of the total running expenses which we consider a little on the 
high side but nonetheless justifiable on a venture of this magnitude. We 
are, however, inclined to believe that it should be possible to bring about 
some saving in the expenses on labour if more labour-saving devices 
could be devised after carrying out experiments keeping in view the local 
requirements. We strongly emphasize this, as it will also reduce our 
dependence on manual labour which it is difficult to get in that sparsely 
populated area and consequently the wages demanded are high. 

8. Coming to the income aspect of the scheme, we find that despite 
natural calamities and inadequacy of irrigation supplies, the farm has 
been able to register profits in the years 1956-57, 1958-59 and 1959-60. 
We are given to understand that the figures of profits mentioned in the 
relevant Profit and Loss Accounts are yet to be certified by the Accountant 
General, Rajasthan. Normally, such encouraging results would not have 
been achieved in the initial stages when only a portion of total Farm area 
was put under cultivation. We are led to infer that this may be due to 
the virginity of the soil contributing to belter yields and in no small 
measure to better cultivation under mechanised mode of farming. We 
have good reasons to believe that the present level of yields can be main¬ 
tained by application of manures and fertilizers in a greater degree to 
help soil recoup its fertility. We feel that in this farm or any other 
farm, given the necessary facilities particularly perennial irrigation, it 
should be possible to get a return of 6% over the initial capital invest¬ 
ment after recovering in full the running expenditure including invisible 
charges like interest on capital, depreciation on capital assets, etc. From 
this it follows that the entire investment can be recovered in a period of 
16 years or say 20 years, making allowance for one year in every slab of 
four years when normal production may not be achieved due to natural 
calamities and other unforeseen factors peculiar to agriculture. 
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EXAMINATION OF STATES PROPOSALS 

The Committee regret to point out that the response from States to 
the enquiries regarding availability of land (to which a reference has been 
made in para 4 of Chapter I) was poor. Data about compact blocks of 
30,000 acres or more answering the essential requirements laid down, had 
been called for. Most of the States took unduly long time to send their 
replies. Considering the feeble response, the Committee decided to obtain 
data about small blocks of 10,000 acres or more. Even after the reduc¬ 
tion made in the size of the block, the response from States was no 
better. We now proceed to discuss in the following paragraphs such pro¬ 
posals as were received from States. 

2. The States who seht in positive proposals are Rajasthan, Bombay, 
Andhra, Punjab, Mysore, Orissa and Bihar. Madhya Pradesh had at one 
stage suggested some sites, but on actual surveys carried oiit by thetai they 
intimated that the sites suggested earlier were no longer available. While 
the Committee desired to locate farms in all parts of the country it was 
mainly concerned in locating such places where land was readily avail¬ 
able arid irrigation facilities were assured, so that immediate food pro¬ 
duction could be undertaken. The proposals from eadi State are dis¬ 
cussed below: 

(1) Bombay.—Two sites were suggested. One is suggested in Banni 
area in Kutch district and the other in Karad Taluka of North Satara 
District. (The former is now a part of Gujarat State and the latter is in 
Maharashtra). The land offered in Banni area is all Government land and 
it answers practically all the essential requirement laid down. The Com¬ 
mittee consider it quite suitable but for one major defect. This area 
is seasonally inundated by sea and any scheme to prevent its flooding 
would be in die nature of a major project involving a big outlay and 
requiring several years to complete. The land offered in Karad Taluk 
measures 28,984 acres ahd is mainly within the jurisdiction of a local 
Sugar Factory. All this is private land and is under cultivation. The 
State Government suggested that it could be considered for introduction 
of mechanised farming on co-operative basis. For setting up of a State 
Farm in this area, the entire land would have to be acquired which Will 
involve payment of heavy compensation. Besides, acquisitibh of land on 
such a large scale will take a long time to complete. For these reasons we 
do not recommend any of the two sites suggested in the composite State 
of Bombay as suitable for the purpose in view. 
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(2) Bihar.—Five blocks were suggested of which the largest one measur¬ 
ing 30,000 acres was withdrawn by the State Government themselves as 
on close examination it was not found to be suitable. Three blocks of 
10,000 acres each are suggested in the districts of Monghyr, Gaya and 
Bhagalpur respectively. None of these answers fully the essential require¬ 
ments laid down. Irrigation facilities are practically non-existent in the 
Monghyr Block. In the other two blocks only partial irrigation can be 
given from two local irrigation projects, namely Lilazam Scheme in Gaya 
and Badua Dam in Bhagalpur. The State proposed to enlarge the small 
order of irrigation on the two local schemes by undertaking construction 
of percolation tanks. These would have only assured lift irrigation 
sources. The fourth block is of 25.000 acres and is located in the district 
of Pumea. The entire block lies in the command of the Araria Branch 
Canal of the Eastern Kosi Main Canal System and will receive irrigation 
after completion of the major Kosi Project. This and the other three 
blocks are presently occupied by private cultivators. For setting up a 
State Farm land acquisition on a large scale will have to be resorted to. 
For this and other reasons stated above we do not recommend any of the 
four blocks in Bihar for the purpose in view. 

(3) Orissa.—One block of 10,000 acres in Nawapura Subdivision of 
Orissa was suggested. The land is all State owned, but it does not answer 
the essential requirements laid down. Apart from lack of irrigation 
facilities and satisfactory means of communication, there is thick growth 
of jungle and here and there stony patches are found in the area. This 
very site was offered by the State Government when similar enquiries had 
been made from the States early in 1956. The Site Selection Committee 
then constituted to examine the various sites did not approve of it for 
these very reasons. We endorse the finding of the earlier Committee and 
do not recommend it. 

(4) Punjab.—A block of 30,000 acres forming part of the land under 
the State Government Livestock Farm, Hissar was offered. The offer made 
was subject to the condition that if a Farm were to be set up there, it 
would be run by the State Government and that the present character of 
the Farm as a Livestock Breeding Farm would be maintained. This 
implied that emphasis would continue to be laid on fodder crops in 
preference to cereals. While we do recognise (hat the area is quite suit¬ 
able from all points of view, we do not support the idea of setting up a 
State Farm there in view of the conditions imposed by the State Govern¬ 
ment. The State Farms, we have in view are primarily intended for rais¬ 
ing cereals. 

(5) Mysore.—Four blocks of 10.000 acres each in Raichur District where 
irrigation from Tungbhadra is planned were offered with the suggestion 
that they be considered for establishment of mechanised Farms on co- 
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operative lines. All this land is owned by private cultivators. Large- 
scale acquisition of land will be necessary and heavy sums may have to 
be paid towards payment of compensation to owners. This process of 
land acquisition would be time consuming and land will not be avail¬ 
able for immediate increase in food production. We do not, therefore, 
recommend any of these four blocks for the purpose in view. The possi¬ 
bility of locating a suitable block in Periyapatna-Hunsur Talukas of 
Mysore District was also explored. On examination of the data placed 
before us, we found that a major portion of this area is under forest. The 
clearance of forest will be costly and take a long time to complete. As 
it did not serve our objective, the proposal was dropped. 

(6) Madhya Pradesh.—Two tentative sites, one in Morena district and 
the other in Guna district had been suggested. Both were subsequently 
withdrawn. Lately the State Government have located a block in Betul 
which has been suggested for consideration. Even before this offer came, 
the Committee had examined it with the help of data ieceived from the 
State Government by the Wastelands Reclamation and Surveys Com¬ 
mittee. This area does not have any irrigation arrangement. Construc¬ 
tion of new works would be time consuming and may not serve the entire 
area. Also, the topography of the area is uneven and is cut up at various 
places by numerous nalas. Reclamation and levelling of land is likely 
to be costly. We do not, therefore, recommend this area for setting up 
of large mechanised farm. 

(7) Andhra Pradesh.—Two blocks, one in Godavari North Canal Pro¬ 
ject (Kadam) area and the other in Emmiganur Block under the Tung- 
bhadra Canal were proposed. The block in Kadam area is of 29,000 
acres while the other one in the command of Tungbhadra Canal is of 
28,000 acres. The particulars furnished originally by the State Govern¬ 
ment did not give complete information. It had to be called for and as 
the State Government took long to furnish the desired information, Shri 
Mahavir Prasad, Irrigation Adviser had to go to Hyderabad towards the 
close of June, 1960. He had detailed discussions with the concerned 
Irrigation Engineers and other officers of the State Government. Both 
the blocks suggested are in the command of Irrigation Projects that were 
undertaken recently. Local people have been anxiously looking forward 
to receiving benefits from new irrigation works that are in hand and it is 
doubtful if the people of the area would willingly hand over their lands 
for setting up of large State Farms. (The bulk of the land in both the 
sites is under private ownership at present). Land acquisition is thus 
likely to be unpopular in both the areas. Even if special procedures are 
laid down for land acquisition, the process of land acquisition will at 
least take one year to complete. The cost of dry land in both the blocks 
ranges from Rs. 400 to Rs. 600/- per acre and that of wet land is about 
Rs. 1,000 per acre. Besides, about 10% of the area is stated to be under 
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scrub jungle, the reclamation of which may cost about Rs. 150/ j»er 
acre. In view of the rolling topography of the blocks some land levelling 
work will also be necessary adding to tlie cost of land development. 
Irrigation arrangements contemplated for these two areas are mainly lor 
single crop cultivation. For double cropping under mechanised mode 
of cultivation additional water supplies will have to be arranged. The 
present intensity of the irrigation system is tow round about 30% and 
to fully meet the irrigation requirements of mechanised farming com¬ 
plete overhaul of the irrigation system would be necessary and it may 
not be possible to attain the required percentage of intensity at the Farm 
unless irrigation commitments in other parts of the projects command 
are withdrawn or drasitcally curtailed. Predominance of black-cotton 
soil in tlhe two areas is yet another handicap to intensive mechanised cul¬ 
tivation. Much as the Committee wished to locate at least one large 
State Mechanised Farm in the South, we cannot recommend any of the 
two areas for the purpose. 

(8) Rajasthan.—Initially the State Government recommenced two 
blocks of land in the command of the Rajasthan Canal. Later they 
increased the numebr of blocks to four—all these are in the command of 
the Rajasthan Canal. These four blocks occupy different places in the 
commanded area of the Rajasthan Canal and their distance from the 
main Branch of the Canal varies. One of these blocks measuring 30,854 
acres is contiguous to the Suratgarh Farm. Possibilities of reaching 
Rajasthan Canal water to the different sites depend upon the progress 
of construction on Rajasthan Canal. Looking to the progress of work 
hitherto made on the project, the State Government have informed us 
that non-perennial irrigation supplies can be made available to the first 
site contiguous to the Suratgarh Farm from 1962 onwards. The non¬ 
perennial supplies will start from middle of June and continue till middle 
of September each year. The supplies will be plentiful during 
July and August and any quantity of water can be made available 
during these two months. There is little hope of continuing the 
non-perennial supplies during the month of October. In 
fact, water supplies even in the latter half of September would 
be satisfactory only once in two years. The Rajasthan Canal is not 
likely to get perennial supplies from its source earlier than 1970. Till 
then farming under non-perennial irrigation is possible. The State 
Government who were approached to arrange for perennial supplies of 
about 20 cusecs from Gang Canal, regretted their inability to do so. A 
supply of 20 cusecs was thought to be sufficient for 5,000 acres which 
could be sown with wheat. The only possibility to provide some peren-. 
nial irrigation to the new Farm is to divert the existing supply of 15 
cusecs made available to the Suratgarh Farm from Gang Canal. This 
was given to the Suratgarh Farm in 1958 on the express understanding 
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that, it would ibe withdrawn alter the Bhakra Canal becomei fully peren¬ 
nial towards the close of 1962. This, in our opinion, Would be desirable, 
especially as Rajasthan Government representatives have agreed to give 
an additional 15 cusecs supply for Suratgarh Farm from the Bhakra 
system. It would involve construction of a 5-6 mile long channel at a 
cost of about Rs. l - 50 lakhs which will have to be borne by the Govern¬ 
ment of India. The maintenance will be taken care of by the State 
Government. 

The land is more or less even excluding the areas, under sand dunes 
which account for a total area of about 8,000 acres and these are spread* 
all over the Farm area. The soil is mostly light-loam. Out of 30,854 
acres an area of about 17,000 acres is already under cultivation. A major 
portion of these 17,000 acres is let out on annual temporary leases. The 
cultivated area will have to be acquired on payment of compensation 
to the owners/lessees to the tune of Rs. 170 lakhs (Rs. 1-03 lakhs towards 
cost of abadi, tanks, weHs etc. and Rs. 0-67 lakhs toward* cost of dis¬ 
placement^ The tenants/lessees displaced from the occupied a»ea will 
be allotted undeveloped land elsewhere in the same area. The compen¬ 
sation payable to them will have to be met by the Government of India, 
as was done in the case of land, etc. acquired for Suratgarh Farm. 
Regarding rental charges the rates settled for Suratgarh Farm may be 
adopted with the only difference that these be assessed on 17,000 acres 
initially. For the balance area the charges may be park! according as it 
is developed from year to year. 

Considering the relative merits of the site contiguous to tbe Suratgarh 
Farm, the Committee recommend it for establishment of another Central 
Mechanised Farm, which will need to be developed according to a phased 
programme spread over a number of years depending upon the avail¬ 
ability of perennial and non-perennial water. In the initial stages, the 
new Farm can be run as an extension of the existing Suratgarh Farm 
and it should not be necessary to employ any large additional managerial 
staff for it. Only operational and ministerial staff to the extent neces¬ 
sary will have to be recruited. Nor will it be necessary to have any 
separate Base Workshop there, because the one at Suratgarh Farm can 
meet the requirements of the new Farm. The existing communicational 
facilities serving the farm area will need to be developed and expanded. 
An approach road of about three miles in length will be required to con¬ 
nect the Farm with the pucca Anoopgarh—Sarupsar road passing through 
Jetsar. This will involve an expenditure of Rs. 18 lakhs which will be 
met by the Government of Rajasthan. Besides, the existing Railway 
Station at Jetsar, one new Railway Station at a suitable point between 
Jetsar and Mohangarh should be got built through the Railway Board 
in due course. The existing Jetsar Railway Station will need to be ex¬ 
panded to permit of extra goods booking facilities. This too should 
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be arranged for by the Railway Board. It will also be necessary to have 
a net-work of pucca roads within the Farm area to facilitate movement 
of machinery and produce, Pucca roads in the new farm as against the 
Kutcha ones in the Suratgarih Farm will in the long run prove to be econo¬ 
mical, as wear and tear of motor vehicles, etc. will be less. Also, main¬ 
tenance of Pucca roads will be less expensive. The total length of 
internal roads within the Farm area will be about 22 miles and will cost 
roughly Rs. 1200 lakhs. Two main pucca roads in Suratgarh Farm are 
made by Rajasthan Government under their normal programme of cons¬ 
tructing works in the area. Till perennial supplies become available it ' 
will be necessary to put up two to three tubewells to supply drinking 
water to the employees of the Farm and labour force. 

(9) Madras, Uttar Pradesh, West Bengal and Kerala.—The replies 
received from the States of Madras, Uttar Pradesh, West Bengal and 
Kerala were all in the negative. They have no suitable blocks of the 
required size to recommend. The Committee guided by its desire to 
locate big farms in different parts of country made a fresh approach to 
the Government of Uttar Pradesh to specially comb their districts of 
Pilibhit and Bahraich to locate one or two suitable blocks of the required 
size. The Government of Uttar Pradesh did undertake a survey of the 
possible areas in the two districts mentioned above, but the result was 
not fruitful. The possibility of utilising a large block of land in Panna- 
garh in West Bengal which was declared surplus to the requirements of 
the Ministry of Defence some years back was considered. Enquiries 
made from the Ministry of Defence revealed that the said block of land 
was no longer available. 

Having made a recommendation for establishment of one new Farm 
on the site contiguous to Suratgarh, we now proceed in the next Chapter 
to submit specific proposals for the proposed Farm. 
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SUGGESTIONS FOR THE NEW FARM 

The tract which we have recommended for the establishment of 
another Central Mechanised Farm extends over two. tehsils, namely, 
Anoopgarh and Raisinghnagar of Sri Ganganagar District. A map 
depicting the land which will be allotted to the new Farm is enclosed 
(Appendix III). The area is very sparsely populated and the new Abadis 
that have sprung up in the area have hardly any title to be called villages. 
No civic amenities are available there. It will not be incorrect to treat 
the entire area as undeveloped. For proper layout and development of 
the Farm area consistent with the requirements of large-scale mechanised 
Farming, a proper plan has to be thought of and implemented in stages. 
Even the few facilities that are available in Suratgarh do not exist in this 
area and communications are particularly non-existent. 

2. The Government ot Rajasthan are willing to give land for the 
new Farm on the same terms and conditions as have been proposed in 
the case of land taken over for the Suratgarh Farm. The land taken 
over for the Suratgarh Farm will be on lease for a period of 15 years 
with a provision for renewal of the lease for another fifteen years at the 
option of the lessee. No separate lease money is to be paid, but only 
land revenue, Malkhana, etc. are to be recovered at the approved rates. 
The total amount payable on this account will be about Rs. 1,10,000 so 
long as the Bhakra Canal continues to be non-perennial and will be 
increased to about Rs. 1,80,000 when the canal becomes perennial. In 
other words the maximum rent payable will be about Rs. 6/- per acre 
per annum. Compared to the rent charges from temporary lessees, the 
rent settled in the case of Suratgarh Farm land is markedly less. As in the 
case of Suratgarh Farm we do not recommend outright purchase of land 
for the new Farm. If the land were to be purchased outright the initial 
investment on the scheme will increase manifold and it will not be 
worthwhile to do so. The price of land in the area is stated to vary 
from Rs. 100/- to Rs. 300/- per acre. The purchase of land alone will, 
therefore, involve an expenditure of Rs. 100 lakhs. With a view to en¬ 
couraging the State Government to take over such farms at some stage 
•or the other say after 30 years, it would be preferable if the Central 
Government take over the land on lease basis rather than go in for out¬ 
right purchase. We, therefore, recommend that the land for the new 
Farm should be taken on lease for a period of 30 years in the first instance. 
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The period of lease may be extended in the light of conditions then 
obtaining. 

3. The land development and cultivation programme at the new Farm 
has necessarily to be phased over a number of years. On the basis of 
perennial supplies for 2,500 acres to be diverted from the Suratgarh Farm 
and non-perennial supplies to be made available from Rajasthan Canal it 
should be possible to tackle an area of 1.0,000 acres in the first year of 
operation of the Farm and in the 2nd year area can be increased to 12,500 
acres. A tentative cropping programme for the first two years is indicated 
in Appendix IV. It may be modified after results of detailed soil analysis, 
which we strongly recommend, are made known. This may also have to 
be adjusted to suit the quantum of non-perennial irrigation, especially 
during the Rabi season. X tentative cropping pattern for the entire 
cultivable area under perennial irrigation is also outlined in Appendix 
IV. The proposed cropping pattern will make for maximum use of the 
machinery and irrigation supplies. In order to make full use of the 
perennial supply during the months of March, April and May, a small 
percentage of the area has been suggested for cash crops like Cotton and 
Sugarcane right from the 2nd year onwards. On the basis of the 
assurances given by the State Government, it should be possible to start 
cultivation operations in June, 1962. 

4. Good deal pf initial planning wprk will have to be done before 
actual fanning operations could start in Kharif, 1962, apart from construe- 
tion of essential buildings. Keeping this in view, we recommend that a 
Project Officer, in CJass I Senior Scale of pay with nucleus staff should be 
apppinted as early as possible and in any case not later than March, 1961. 
I; would be of great advantage if the Project Officer could be one having 
practical experience of working in large mechanised Farms with knowledge 
of local conditions. 

5. The requirements of machinery and equipment for the new Farm 
have to be related to the proposed cropping patterns and the nature of land 
development work required to be done in the area. Keeping in view 
these considerations and the generally accepted formula of 1 H P. for 5- 
acres cultivation, the requirement of machinery and equipment for the 
new Farm has been drawn and details are given in Appendix V. The 
items of machinery which can be transferred from the existing stock of 
machinery from the Suratgarh Farm are also given. The cost 
of the equipment has been estimated on tihe basis of the prices quoted 
for similar machinery obtained or received as gift for the Central 
Mechanised Farm, Suratgarh. At the new Farm it would be a good idea 
to obtain similar machinery because it would mean an over-all economy 
in spares and flexibility in exchange of equipment available at the exist¬ 
ing Farm and that proposed to be purchased for the new Farm. Also 
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the Base Workshop being completed at Suratgarh will be able to under 
take major overhaul and repairs of this type of equipment. The total 
cost of the machinery and equipment required to be purchased for the 
new Farm will be Rs, 66 lakhs in round figures. In course of time it 
will be necessary to replace items of machinery going out of ,use due.to 
normal wear and tear for which necessary provision has to be made at 
the appropriate time, 

6. The building programme for the new farm will require to be phased 
in keeping with its over-all development programme. The building 
programme suggested for the new Farm along with its phasing is out¬ 
lined in Appendix VI. Buildings shown in 1st year should be ready by 
April, 1962. In according priorities to various works for actual execution 
the non-residential buildings have been assigned a higher place as com¬ 
pared to the residential ones. The total outlay on the building pro¬ 
gramme for the new Farm will be of the order of Rs. 130*50 lakhs 
Inclusive of the departmental charges which have been worked out at 
16 per cent of the total outlay on works. Excluding the departmental 
charges the total outlay on residential component of the building pro¬ 
gramme works out to Rs. 51*39 lakhs and that on the non-residential 
component to Rs. 60-90 lakhs. The plinth areas proposed for various 
types of residential quarters are those based on the latest austerity 
standard fixed by the Government of India for provision of houses in 
various projects in the Public Sector. These differ slightly from those adopt¬ 
ed for similar or comparable types of quarters built at Suratgarh. Looking 
to the extreme climatic conditions in this sandy region of Rajasthan we 
feel that the plinth area viz. 400 sq. ft. as against 475 sq. ft. adopted earlier 
for the pay group of Rs. 60-150/- is considered to be rather low. We 
suggest that it may be raised a little so that the living accommodation may 
be enough for a family of an average size. Quite a sizeable number of 
operational and ministerial staff will be entitled to this type of quarters, 
because the type-wise distribution of quarters has been done on the 
basis of minimum of the pay scale. The same procedure was adopted 
while determining the types of quarters for various pay scales obtaining 
at Central Mechanised Farm, Suratgarh. 

7. The building programme recommended by us provides for a net¬ 
work of pucca roads covering a length of 22 miles which would cost Rs. 12 
lakhs. We consider it might be possible to bring about some appreciable 
saving in the outlay on internal communications by substituting pucca 
roads by rail-track of 1£ ft. width. In that case it, will be necessary to 
purchase some 6-7 trolleys with two Diesel-Driven Locomotives which 
would in turn replace some transport vehicles. We recommend that the 
economics of laying a rail-track vis-a-vis pucca roads may be examined in 
detail in consultation with the experts of the Railway Board. 

8. The C.P.W.D., in our opinion, has taken a long time in execution 
of the various works at the Central Mechanised Farm, Suratgarh. This 



14 


is because C.P.W.D. did not have any organisation in the area. On the 
other hand Rajasthan Canal Administration are now setting up an 
organisation. We, therefore, recommend that the construction of build¬ 
ings, roads, etc. in the new Farm be entrusted to the Rajasthan Canal 
Project Administration who have agreed to undertake it on the basis of 
the State P.W.D. (B. k R.) Rules. The Project Administration may be 
paid the usual departmental charges which should hot exceed depart¬ 
mental charges of the C.P.W.D. 

9. The requirements of staff for the new Farm as shown in Appendix 
VII are based on the phased cultivation programme outlined in Appendix 
IV. Further, they generally conform to the organisational set-up obtaining 
in the Central Mechanised Farm, Suratgarh. In corisideration of the 
paramount need for economy without impairing general efficiency, slight 
changes have been made at the Officers’ level. In regard to the opera¬ 
tional staff we would strongly recommend a training programme being 
undertaken at Suratgarh in agricultural operations of Rabi 1961 so that 
trained personnel are available for the new farm when operations are 
started in June 1962. This would mean appointment of a nucleus opera¬ 
tional staff some months in advances of June, 1962. 

10. A rough idea of the financial results expected at the new .fann 
under (i) with partial perennial irrigation and (ii) with perennial 
itrigation could be had from the statistics furnished in Appendix VIII. 
It is expected that the farm will start yielding profits right from the close 
of the first year of its working. The margin of profit is not likely to 
increase so long as the non-perennial supplies continue. It will go up 
appreciably when perennial supplies become available. 

11. To sum up, from among the proposals received from the States 
not many blocks have the necessary facilities. Tor this reason the Com¬ 
mittee has not been able to suggest many sites. It sees immediate 
prospects of . starting farms in the State of Rajasthan. This does not, 
however, mean that all efforts to locate such blocks in other paTts of 
the country, especially in the South, should not be encouraged. It is 
also our impression that States have not yet fully appreciated the advant¬ 
ages of having large sized State mechanised farms and due attention and 
thought has not been devoted to this important matter by them. A 
further effort should be made after new areas of wastelands are opened 
up on completion of major irrigation projects that may be launched in 
the Third Five Year Plan. 

12. We recommend that a new farm may be set up in. the area 
proposed in the Anupgarh and Raisinghnagar tehsils of Sri Ganganagar 
district in Rajasthan. This recommendation of ours is based, on such 
Important considerations as (i) ready availability of land involving little 
of heavy reclamation work, (ii) immediate prospects of supply df irriga¬ 
tion and (iii) proximity of the site to the Central Mechanised Farm, 
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Suratgarh. The sites suggested in other States do not compare favourably 
with the one recommended by us, if the three important considerations 
mentioned above are taken into account. 

13. The delay in submission of the report is principally due to the 
long time taken by the States in furnishing the data- and clarifying such 
issues as were raised by the Committee. 

14. The Chairman would like to place on record his thanks for the 
cooperation extended to the Committee in its work by Shri Joginder 
Singh., M.P. and others associated with it as Members. In particular, the 
association of Maj. Genl. Thakur Mahadeo Singh, D.S.O., General 
Manager, Central Mechanised Farm, Suratgarh has been of great help to 
the Committee because of his intimate and first-hand knowledge of the 
working of the Suratgarh Farm, the biggest farm of its type ever set 
up in the country. The Committee thanks Shri Mahavir Prasad, Irriga¬ 
tion Adviser of the Department of Agriculture for his valuable work in 
connection with the examination of the various proposals sent by the 
States and in analysing their respective merits. Shri Mahavir Prasad also 
acted as the Secretary of the Committee and enabled it to obtain the 
necessary materials from the States by personal contacts. The Committee 
also places on record its appreciation of the secretarial assistance rendered 
to it by the Farms Section of the Department of Agriculture 

Sd/- K. R. Damle. 

Sd/- Jogindelr Singh M.P. 

Sd/- P. S; Lokanathsin. 

Sd/- Kanwar Sain. 

Sd/- Nawab Singh. 

Sd/- J. S. Patel. 

Sd/- Mahadeo Singh. 

New Delhi: 

March, 1961. 



APPENDIX I 
Government of India 

MINISTRY OF FOOD & AGRICULTURE 
(Department of Agriculture) 

New Delhi, the 5th August, 1959. 

MEMORANDUM 

The Government of India have decided to constitute a Committee 
to examine the .possibility of setting up of more mechanised Farms on the 
lines of the Suratgarh Farm with the following members: 

Chairman 

(1) Shri K. R. Damle, Secretary, Department of Agriculture, 
Ministry of Food & Agriculture. 

Members 

(2.) Shri Joginder Singh, Member Parliament. 

(3) Shri Kanwar Sain, Administrator, Rajasthan Canal. 

(4) Dr, B,- N. Uppal„ Agricultural Commissioner, I.C.A.R. 

(5} Maj. Genl. T. Mahadeo Singh, General Manager, Central 
Mechanised Farm, Suratgarh (Rajasthan). 

(6) Dr P.-S. Lokanathan, Director General, National Council of 

Applied Economic Research, New Delhi. 

(7) Shri mwah Singh, Adviser, Planning Commission. 

The terms of reference will be:— 

(i) to consider in detail the economics of operation of Stafcd-owned 

mechanised, farms in the light of the experience obtained 
in the case of Suratgarh Farm, taking into account all the 
relevant factors such as the cost of machinery, development 
of land, construction of essential buildings, running expenses 
etc; 

(ii) to submit proposals for the settiug up of new State farms, 

taking into account the availability of land and irrigation 
facilities, giving separate financial forecast for seasonal and 
perennial irrigation; 
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(iii) to consider any other relevant matter that might be placed 
by the Government of India before the Committee. 

The Committee will start functioning 1 as early as possible and submit 
its report within a period of three months franc the dated f commences 
its work. 


Sd/- S. Mullick 

Joint Secretary to the Govt, of India. 


To 


#31 Members of the Committee. 



Amtabtfcii 


DfiTAtLS OP RUNHWG BXPRBMSBS OP THE GBN 7 RA 1 * MECHANISED 
FARM SURATOARH ON FULL DEVELOPMENT 


R». (in 
lakh*) 

i. Pay & Allowance* of Officer* & Staff.ia*oo 

а. Labour.6 00 

3. Petrol, Oil and Lubricant.. 6 00 

4. Spare pan*.3-00 

3. General Store*.1-60 

б . Seed*.2-00 

7. Manure & Insecticide*.100 

8. Land Revenue.1-80 

9. Gunny Bag*. o-jo 

10. Cuitom* Duty.0 70 

11. Miicellaneou* Office contingency.100 

Totai. 35 ‘ 6 o 
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APPENDIX IV 


Cropping Programme for the propose) mechanised farm at jetsar and its 

Estimated Income 

Conditions 

1. Seasonal supplies of irrigation will be available from middle of June to middle of 

September. 

2. 15 cusecs of perennial supplyof irrigation will be available from the vory first year. 

FIRST YEAR— io.ooo ACRES 

Crops under Seasonal Crops under Perennial 

Kharif Rabi Kharif Rabi 






ac 


ap 

fiajra 

ajoo 

• • 

Bajp 

500 

Mustard • 

1500 

E. Maize . 

1000 

.. 

.. E. Paddy . 

500 

Gram 

JOO 

E. Paddy . 

509 

.. 

a a 


Wheat 

2000 

Til, Ground, 
nut & 

Guar for 
seed 

1000 







jooo 1000 4000 


INCOME 


(.ij Kharif Crops 

Area 

Yield 
per acre 

Total 
Yield 
in mds. 

Rate 

per 

maund- 

Amount 

Rs. 

I 2 

3 

4 

5 

6 

7 

I. Bajra 

30QO). 

to 

30,000 

14 /- 

4,20,000 

2. E. Maize 

1000. 

15 

IS.00O 

12/- 

480,000 

3. B. Paddy 

1000 

W 

15 .POO 

12/- 

i,8o»ooo 

4. Til, Ground-nut and 
Guar for seed . 

1000 

J-nlO 

5,ooo( *) 
io,ooo(—) 

30/-C— 5 
is/-(-) - 

1,50,000 


6 ,ooOi 




9»30,ooo 


U 





22 


I 2 

3 

4 

(<i) Kharif Fodder 



1. Bajra Karbi . 

. 3000 

30 

2. Maize Karbi 

. 1000 

20 

3 . Paddy straw 

. 100 5 

15 


<iii) Rabi crops 




1. Mustard . 

• 

1500 

8 

2. Gram 

• 

500 

10 

3. Wheat 


2000 

15 


5 6 7 


90,000 

1 h 

90,000 

20,000 

1 /- 

20,000 

15,000 

0-50 

7,500 


1 . 17,500 


12,000 

25/. 

3,00,000 

5,000 

12/- 

60,000 

30,000 

15/- 

4,50,000 



8,10,000 

Total 

Incomb . 

■ 


18 , 57,500 


SECOND AND SUBSEQUENT YEARS—12,500 ACRES 



Seasonal 


Perennial 



Kharif 

Rabi 


Kharif 


Rabi 



ac 



ac 


ac 

1. Bajra 

3000 

• ' 

1. Sugarcane 

200 

Mustard • 

1500 

2. E, Maize 

1000 


2, Cotton • 

300 

Gram 

500 

3. E. Paddy 

1000 

... 

3. Bajra 

500 

Wheat 

2000 

4 - Til, 
Ground - 
nut and 
Guar for 
Seed 

1000 


4. Green 
manuring 

S.E. Paddy 

1000 

500 




6000 



2500 


4000 
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INCOME 


Area Yield 

Total 

Rate per 

Amount 

per ac 

yield in 

maund 

Rs. 


mds. 




<») Kharif Crops 

I. Bajra 

3500 

10 

35,000 

14/- 

4,90,000 


2. B. Maize 

IOOO 

15 

15,000 

12/- 

1,80.000 


3. E. Paddy 

1500 

IS 

22,500 

hi- 

2 70000 


4. Til, Goroundnut & Guar 

for seed . 

IOOO 

5/10 

5000/ 

IOOOO 

30/- 15/- 

1,50,000 


5. Sugarcane 

200 

800 

i,6o,oco 

1/50 

2,40,000 


6. Cotton 

300 

8 

2,400 

35/- 

84,000 

14,14 000 

■fit )Kharif Fodder 

I. Bajra Karbi 

3500 

3 ° 

1,05,000 

i/- 

1,05,000 


2. Maize Karbi 

IOOO 

20 

20,000 

1/' 

20,000 


3. Paddy straw 

1500 

15 

22,500 

o- 50 

11,250 

1,36,250 

iiii) Rabi Crops 

1. Mustard . 

1500 

8 

12,000 

25/' 

3,00,000 


2. Gram 

500 

10 

5.000 

12/- 

60,000 


3. Wheat 

2000 

15 

30,000 

15 /- 

4,50,000 

8,10,000 





Total income 

23,60,250 


Candtion 


ELEVENTH YEAR— 21,000 ACRES 


Perennial supplies of irrigation will be available for the whole Faim area 


Kharif 



acres 

1. Bijra. 

1030 

2. Miize 

IOOO 

3. Paddy 

IOOO 

4. Cotton 

. 500 

5. Sugarcane 

V3 

0 

0 

6. Green Manuring 

3000 


Rabi Total 

acres acres 

1, Wheat . . 10,000 

2, Gram . 500 

3, Mustard & Toria 3.500 


7000 


14.000 


21,000 
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INCOME 



Area 

Ac 

Yield 

mds 

Total 

Yield 

md3 

Rate per 
mds 

Amovnt 

Rs. 

Total 

Rs. 

<S)Kban f CroPs 

1. Bajra 

1000 

is 

15,000 

14/- 

2,10,000 


2. Maize 

. IODO 

20 

20,000 

12I- 

2,40,000 


3. Paddy 

. IODO 

20 

20,000 

is/- 

3,00,000 


4, Cotton . 

O 

O 

8 

4,000 

as/- 

1,40,000 


5. Sugarcane 

(newly planied- 
Ratoon 

JOO 65 0 

-800 mds per acre 
-500 mdi pet acre) 

325,000 

1/50 

4,87,500 

13 , 77,500 

(i«) Kharif Fodder 

jl. Bajra Karbi j. 

. 1000 

40 

40,000 

1/- 

40,000 


\i. Maize Karbi . 

• 1000 

25 

35,000 

i/- 

25,000 


3. Paddy Straw . 

. J liooo 

(30 

20,000 

0-50 

10,000 

75000 

(iii) Rabi Crops 

’I. Wncat 

. 10,000 

20 

2,00,000 

13/- 

30,00000 


3. Gram . 

. 500 

IS 

7,500, 

12/- 

90,000 


3. M litard & Toria 

6 

0 

vr> 

rn 

12 

42,000 

* 5 /- 

10,50 000 



41,40,coo 

Grand Total 55 92.500 




Description of Machinery Unit ist Year 2nd Year 3rd to 10th nth Year Total Remarks 



Mobile Crane 15-ton capacity 1,20,000 1 1,20,000 .. .. . 

Trucks (a) 2|-3-ton capacity . . 24,000 5 1,20,000 2 48,000 .. .. 3 72,000 

(b) 5-ton capacity . . 35,000 4 1,40,000 1 35,000 .. .. 5 1,75,000 





2a 



'O 


‘S 


& 


till I 

* S » S' 0 


o x 
m P 

m m. 


co m m 


<*i ro 


oo 

M « 


I I I I It 


8 

«n 


ft 

N 




| 


1 

a 

!• 


& 

ex 


& 

a |S | 8 | I 

o ® H | s 

r t 2 ^ -h 


o 


testing stand. 





















(xxv) Vehicle Servicing 
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e’S'j 

«s-g 


O M M 


| 1 |I I III I .1 

m t'-' o' o' t}* ^ 'O . m 

"»t m ^ v~v Tf 00 c< 


W H IH M 


rn (S M V", 00 O m M m . ''O 


. 8 § 8 8 

& O* N 3 


(Cm o' 4 m TtfoM 

(N M 


III II 


a s • li ll . 
1 | -ri "I & 

- fi . «® «° m 


I | 1 «5 I I 

0 3 iJ g g .« b 
S o ^ |q Q 


#» s! *1 I 
IJ II t] | 

Eu? Q 


* g, fc g, M 

* J B > A v 


« S o 







2d 









XI Grain godown and thrashing 9,000 1,80,000 3 5,40,000 .. .. 3 5,40,000 

floor .... 


SI 



« S' ocl 
S -o 
s« ea 


a-a g 

.2 .§ .9 


§ jij 

9 3.9° 






21 Community Centre . . 500 10,000 2 20,000 .. .. 2 20,000 

22 Labour Sheds . . 600 7,200 10 72,000 5 36,000 10 72,000 

23 Shop Sheds with residential 

accommodation . 400 6,000 8 48,000 8 48,000 4 24,000 
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hf.B.—Jetsgr Farm will take advantage of the §ase Workshop at Suratgarh. 
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8 
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8 
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M 

s 


Hilts 

N C"> Os \© vs h 
« m ** 


a 


lHifim§i 

<*! a ii 2 



MSP, 

H h H h h 5 

N m m. s© 


4 


{2 


j 


Say . 4$,25,000 8,50,000 54,75,060-112,50,000 

Add Departmental Charges @ 16% of the total outlay.18,00,000 

1,30,50,000 



APPENDIX VII 


Phastd Rttjutremms of Staff for Propomi Cmtrmi Mechanised Farm at Jeuar 

( Rajasthan ) 


SI 


1st. 

2nd. nth 


No. 

Particulars 

year 

year year Total 

Remarks 

I 

2 

3 

4 5 6 

7 


Rs. 

1 Gei 

2 Agt 

3 Agr 

4 Div 

5 Astt 

6 Asst 


7 Farm Suptu. 


8 

Administrative Officer 

620—900 

1 

., 

I 


9 

Accounts Officer . 

. 590—900 

1 

• • 

I 

(Rs 590—900) if 
taken on depu¬ 
tation 

10 Store* Officer 

Operational Staff 

. 400—9J0 

1 

• • 

I 


n 

Senior Agri. Asstt. 

3 * 5—575 

4 

2 

6 

1 for Plant Pro¬ 
tection. 

12 

Junior Agri. Astt. . 

210—425 

7 .. 

2 

9 


13 

Chargeman . 

250—425 

3 •• 

2 

5 


14 

Asstt. Chargeman 

168—256 

.. 

5 

5 


15 

Mechanics . 

. 150—240 


II 

20 


16 

Tractor Drivers . 

. 140—175 

27 9 

30 

66 


17 

Mate Grade I 

no—131 

10 2 

10 

22 


18 

Mate Grade II . 

70—85 

24 .. 

21 

45 

I with each mecha- 


nic, 5 in each 
block, 4 for 
servicing and I 
for pump in each 
block. 


19 

Grader Operator . 

. 150—240 

X 

. • 

I 


20 

Fieldman . 

. no—180 

26 

6 

5* 

84 

In non-perennial, 
one Fieldman 
for 400 acres and 
in perennial 1 
for 250 acres. 


Agri. Mate . 

. 70—85 

26 

6 

53 

84 


22 

Surveyor 

. 150—240 

I 

* * 

1 


23 

Overseer 

. 180—380 

I 

. . 

1 



34 



85 


I 2 


3 

4 

5 

6 

7 

Workshop St off 







1 Foreman 

350—475 

I 

. . 

. , 

r 


2 Asstt, Chargeman • 

168—256 

I 

. . 

1 

2 


3 Mechanics, ■ 

150—240 

4 

. , 

4 

8 


4 Jr. Mechanics 

140—175 

1 

• . 

X 

X 


5 Crane Operator . 

135 —155 

I 

. , 

I 

1 


6 Mate II trainee 

70—85 

4 

• . 

4 

» 


7 Electrician ■ 

135—155 

2 

I 

3 

6 


8 Machineman 

no—131 

3 

• • 

3 

& 


9 Welder 

135 —155 

3 

* * 

3 

(r 


id Generator attendant 

no—131 

3 

. . 

3 

6 


ii Truck Driver 

no—139 

12 

3 

10 

35 


12 Jeep Drivr' 

--- 

A 



9 


13 Painter 

14 Upholst< 

Ij Carpept* 







Office Staff 







l Office Supdi 







2 Head Clerk . 

210—320 

. . 

1 

I 

2 


3 Commercial Acctt. 

270—575 

I 

a • 

• « 

1 


4 Divisional Acctt. 

370—575 

* * 

• • 

a • 

1 

For internal 

chekmgEof 

Blocks accounts. 

5 Stenographer 

130—330 

I 

I 

2 

4 


6 Asstt. Statistician 

210 - 330 

I 

■ • 

• • 

1 


7 Upper Div. Clerk 

130—300 

8 

2 

6 

16 


8 Lower Div. Clerk 

no — 180 

26 

5 

15 

»6 


9 Asstt. Storekeeper 

205—280 

I 

.. 

I 

2 


10 Asstt. Storekeeper (Agri,) 

O 

OO 

T 

V"l 

8 

I 

. . 

• • 

I 


II Binkeepcr . 

no — 180 

2 

M 

2 

4 


12 Fieldman Store 

no—180 

3 

• • 

2 

5 


13 Security Supervisor 

250—380 

I 

« « 

• • 

I 


14 Head Guard 

75—95 

3 

a • 

3 

6 


13 Guards 

70— 85 

18 

6 

18 

43 


16 Daftri 

75-85 

I 

• • 

1 

2 


17 Farrash 

70—85 

1 

* * 

‘ * 

I 





APPENDIX VIII 

Finaudal Forecast for the New Farm at Jet tar 


SL 

ist Year 2nd Year 

nth Year 

No. Particulars 

Rs. in 

Rs. in 

Rs, in Remarks 


lakhs 

lakhs 

lakhs 


With 

partial perennial irri- 

With 

perennial irrigation 

r Pay of Officers and Staff 

gation 

4 - 3 i 

5-30 

11-04 

2 Other charges (Labour, Petrol Oil and 

Lubricant and stores Misc. etc.) 8-8i 

9 'i 5 

20-72 

3 Depreciation on Machinery equip¬ 
ment including custom duty freight 

@ 10% '. 

2 -80 

3 -u 

6-6o 

4 Depreciation on Tents and tarpauline 

pomes @ 10% 

005 

0*07 

I-16 

5 Depreciation on building @ 2-1/2% 

1-42 

1-67 

3-26 

6 Interest on capital 

3’29 

3-65 

7.04 

7 Audit charges .... 

0-04 

0-05 

0-08 

S proportionate share of reclama¬ 
tion for 10,000 acres in ist year, 

12,500 acres in 2nd year and 21,000 

acres in nth year. 

0-27 

0-33 

0-56 


20-89 

23 33 

50-46 

Less reclamation charges capitalised charged 
off in 15 years @ 40/- per acre for 10/500 
acres in 1st year, 2.500 acres in 2nd year 

and 8*500 acres m nth year. 

4*oo 

100 

3-40 


16-89 

22-33 

47-06 

Income from produce 

18 -57 

23-60 

55 92 

NET PROFIT .... 

1-68 

1-27 

8-86 


N.B.—Net profit during the 2nd year is lew because non-perennial area hai increased 
by 50% while the perennial area has remained constant. 
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OMGIPND—L—201 F.A—5-4-61—1,000 





